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UNCLASSIFIED 
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ORIGIN SY-05 


Message Text 


INFO OCT-01 EUR- 1 2 ISO-OO OCL-OO OC-06 CCO-OO /024 R 


DRAFTED BY A/SY/NSU:GJROUSSOS:TD 
APPROVED BY A/SY/FO:PJHARRICK 
A/SY/NSU:RMNOWAKOWSKI 
A/SY/FO/EUR:AHANREHAN 

012740 200912Z/14 

R 191619Z OCT 77 
FM SECSTATE WASHDC 
TO AMEMBASSY LONDON 
INFO AMEMBASSY BONN 
AMEMBASSY BRUSSELS 


UNCLAS STATE 250961 


LONDON FOR ATO, BONN FOR RCO, BRUSSELS FOR RSO, CPOIC 
E.O. 11652: N/A 


TAGS: ASEC NSU 


SUBJECT: BRUSSELS CCC POWER AND AIR CONDITIONING UPGRADE 


SPECIAL SEABEE TEAM 

REF: (A) LONDON 17125 (B) BRUSSELS 12150 

1 . IN RESPONSE TO REFTEL (A) PARA 3 IS REPHRASED AS FOL- 
LOWS: DEPARTMENT POLICY IS THAT SEABEES ARE ASSIGNED TO 
ACCOMPLISH ENTIRE PROJECTS OR DESIGNATED PORTIONS OF ENTIRE 
PROJECTS. PROJECT SPECS AS WRITTEN SPECIFICALLY DELINEATE 
SEABEE PROJECT SCOPE (SEE SECTION C). SINCE ON-SITE SUPER- 
VISOR OF SEABEE TEAM IS THE RSO, ATO LONDON AND TCU HAVE NO 
SUPERVISORY ROLE AS STATED IN REFTEL (B). VANCE 
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